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SUBJECT: SEABEE SUPPORT FOR CHANCERY ELECTRICAL RENOVATION 


SEABEE TEAM 

REF: (A) KUALA LUMPUR 3386 (B) KUALA LUMPUR 6818 

1 . REF (A) CONFIRMED START OF ELECTRICAL RENOVATION ON OR 
ABOUT 20 JUNE AND REQUESTED SUPPORT OF CONSEC SEABEE. REF 
(B) INDICATED POSSIBILITY OF REQUIREMENT FOR SEABEE SUPPORT 
TO PERFORM ACTUAL WORK IN RESTRICTED SPACES IN ADDITION TO 
CONSEC. PLEASE CLARIFY WHETHER SEABEE IS TO BE UTILIZED ON 
SURVEILLANCE ONLY, WORK ONLY, OR BOTH. 
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2. IN ORDER TO PROPERLY STAFF AND SCHEDULE SEABEE ASSETS 
IN TIMELY SUPPORT OF PROJECT, REQUEST POST PROVIDE PRIORITY 
RESPONSE TO THE FOLLOWING QUESTIONS: 

A. IF SEABEE IS ALSO TO BE UTILIZED ON ACTUAL WORK, 

SPECIFIC AND DETAILED SCOPE AND DURATION OF PROJECT TO BE 
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CCOMPLISHED BY SEABEES IS REQUIRED. 

B. WILL ANY SPECIAL TOOLS BE REQUIRED? 

C. ARE PRINTS, PROJECT SPECIFICATIONS AND MATERIALS 
FOR SEABEE WORK ON-SITE? 

D. ESTIMATED NUMBER OF LOCAL WORKERS AND THEIR HOURS 

OF WORK INCLUDING WEEKEND AND HOLIDAYS FOR CONSEC SUPPORT. 

VANCE 
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